Green Line Transformation 


Construction Project Updates 





Week in Review and Lookahead 
Friday, February 25, 2022 





As we approach the end of February, finishing | 
touches are being completed on the Lechmere <4 


Viaduct Rehabilitation Project under the Green < Sa | 
Line Transformation (GLT) Program. Read more |_| Pr: ee i 
about our progress below, and read our new Green oo a 

Line Train Protection System report here 








Lechmere Viaduct Rehabilitation 
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1,700 ft of Structural Renewal Underway (12 Spans) 


_— Science Park Station Lechmere Station => 
—_ er i wax ca ce ce oh  —- oh FE 


| 99% | 99% | 99% | 99% | 99% | 99% | 99% | 99% | 99% | 99% | 99% | 99% | 











Trackwork Signal Power Concrete & Structural 
100% Y 100% 99% rTe 99% 
Completed Completed Completed Completed 





Lechmere Viaduct Rehabilitation: Strengthen and preserve the 110-year-old viaduct to sustain heavier loads 
& increased capacity 


Y This Week | Continued electrical work for the Emergency Access structure at Pier 12 — all 
work was done under flag protection during train testing across the viaduct 


¢ Lookahead | Continue addressing punch list items — finalizing emergency egress improvements 
at Pier 3 


*Schedule subject to change with weather conditions and tn 
accordance with public health directives Page 1 of 1 
Project percentages represent the value of the installed work 


Capital Transformation Programs 
Massachusetts Bay Transportation Authority (MBTA) 


